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Message Text 

UNCLASSIFIED 

PAGE 01 STATE 141687 
ORIGIN FBOE-00 

INFO OCT-01 EUR- 12 NEA-10 ISO-00 SY-05 OC-06 CCO-00 
OCL-00 SCA-01 /035R 

DRAFTED BY A/FBO:GFTWOHIE:JF 
APPROVED BY A/FBO:OCRALSTON 
NEA/EX:REAULK (PHONE) 

A/SY:MHARRISON (PHONE) 

A/OC:GRICHARDSON (PHONE) 

172359Z 123610/14 

P 172305Z JUN 77 
FM SECSTATE WASHDC 
TO AMEMBASSY KUWAIT PRIORITY 
INFO AMEMBASSY ATHENS PRIORITY 
AMCONSUL KARACHI 
AMEMBASSY TEHRAN 

UNCLAS STATE 141687 

E.O. 11652: N/A 

TAGS: ABLD, AFAC, ASEC 

SUBJECT: PROPOSED CONSULAR SECTION MODIFICATION AND CCC 
CONSTRUCTION, PROPERTY OBC LOlOOl 

REE: KUWAIT 3200 

1. EBO TEAM PLANS ARRIVE KUWAIT JUNE 28, 1040 HOURS, KU901, 

DEPART JUNE 30, 2040 HOURS, IR600. COMPLETE ITINERARY SENT 
SEPTEL. 

2. WHILE IT WOULD BE HELPFUL FOR ATO ENGINEER TO BE IN 
KUWAIT DURING TEAM VISIT, FEEL IT IS NOT NECESSARY FOR HIM 
TO ALTER PLANNED TRAVEL IF HIS STAY IN KUWAIT DOES NOT 
COINCIDE WITH TEAM ITINERARY. PROBLEMS DESCRIBED KUUAIT 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 141687 

2392 CAN BE RESOLVED BY EMBASSY, GULF ENGINEERING AND TEAM 
DURING VISIT. 

3. WORLD-WIDE ANTI-TERRORISM PROJECTS ARE NUMEROUS 

AND COSTLY, AND FY-77 EUNDS FOR THIS PROGRAM ARE COMMITTED 
FULLY. THEREFORE, KUWAIT PROJECT HAS BEEN ADDED TO A/SY 
PRIORITY I LISTING FOR FY-78 FUNDING CONSIDERATION. 
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4. ALL ANTI-TERRORISM PROIECTS FOR GOVERNMENT-OWNED 
PROPERTIES REQUIRE REVIEW AND APPROVAL BY A/SY AND A/FBO. 

PROJECTS INVOLVING CONSULAR OPERATION ARE REVIEWED ALSO BY 
SCA. THEREFORE, DRAWINGS AND SPECIFICATIONS PREPARED BY 
EMBASSY WILL BE REVIEWED BY TEAM DURING VISIT, AND THEN 
BROUGHT TO DEPARTMENT FOR A/SY AND SCA CONSIDERATION. 

5. TEAM ALSO WISHES DISCUSS WITH EMBASSY AND LOCAL 
ATTORNEY PENDING STL AND LTL LITIGATION. VANCE 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 17-Jun-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977STATE141687 

Document Source: CORE 

Document Unique ID: 00 

Drafter: GFTWOHIE:JF 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D77021 7-0896 

Format: TEL 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19770643/aaaablzu.tel 

Line Count: 73 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 4f77827a-c288-dd11-92da-001cc4696bcc 

Office: ORIGIN FBOE 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 77 KUWAIT 3200 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 22-Dec-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
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Secure: OPEN 
Status: NATIVE 
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